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1 . A require*©®! b&s fc©«» ©stftfe Itshed to conduct 
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research contract wltb Geaere t Byaaelcs 
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5 . Thm&G teat® are to fee made is. eoaaecttoo with 
«n ”0" program c atract recently negotiated witte_Q 
for the development of ft 


6. The repaired aeop© of work fee ftecoapi tailed 
is outlined ft® folia®®: 

a. Provide facilities, i oe t romeo t a t i on , mad 
personnel for precisely measuring the radar 
cr<>ss section of two balloon® amt » aeaifeer of 
Keeociated ea r load®, The fre quency spectra* to 
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wr ****»! lew of either the Instrumentation or 
the measured device®. 

b. Provide settle le»t calibration run© and 
iastma»Btatioe awdif ications, as necessary* 
to insure swalnasi accuracy of the measurements . 


as achievable at the present zxam. 

c. Supply lastastwmeeu* data outputs fr^ 
the measurement runs os as as-required basis i» 
order to fuser© aMtximu* efficiency 1« conducting 
the tests. 

d. Tbe operatic periods aad the number of 
support people required for these aeasaremects 
should fee geared to take maximum advantage of 
■weather and other condition*; favorable la 
maintaining maximum measurement accuracies. 

«. The total expected operational time 
spam sill he equivalent to five fall serf! tag 
days. 

f „ So special reqaireseats will fee seeded 
te protect these Items from observe tioc fey 
uncleared personae 1 other them necessitated 
f -.r routine operation. Ihiximnm effort will fee 
a» in mined, however, to dissociate Agency 
connection with this activity. 
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tests will fee slightly over $4,000. A finalised 
quotation frost General Syitaaic® will be available 
fey $ December 1003. 


S„ Result* of these tests will fee evaluated 
and » requirement for an extension of the test will fee 
requested for am early January date, 
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Chief, Engineering sad Analysis Division 
(Special Activities) 
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